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1. MELCOLM HOYLE, BURNS & ROE REPRESENTATIVE, ADVISED 
SCICOUNS APRIL 15 THAT THE CFE (FEDERAL POWER COMMISSION) 
LAGUNA VERDE COORDINATING COMMITTEE AT ITS LAST SESSION, 

APRIL 1, MADE THE FOLLOWING DECISIONS: 

FOR ENGINEERING AND DESIGN: LEAVE BURNS & ROE AS AE, 

TOGETHER WITH BUFETE; 

FOR QUALITY ASSURANCE: GILBERT ASSOCIATES; 

TO ASSIST CFE WITH PROJECT MANAGEMENT AND CONSTRUCTION 
MANAGEMENT: EBASCO (ELECTRIC BOND AND SHARE CO.); 

FOR CIVIL CONSTRUCTION: ICA, WITH BECHTEL ACTING AS ASSISTANT. 

2. HOYLE ADDED THAT REPRESENTATIVES OF ALL ABOVE-NAMED 
COMPANIES NEGOTIATING ACTUAL TERMS OF CONTRACTS, 

WITH CFE QUOTE EVERYBODY TALKING CONTRACTS NOW UNQUOTE, 
WITH VIEW OPERATIONS TO START AS OF MAY 1. 
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3. SINCE MAY 1 IS LABOR DAY AND PRACTICALLY UPON US, HE 
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ESTIMATES JUNE 1 AS MORE LIKELY DATE. 

4. EMBASSY COMMENT: HOYLE HAS BEEN CONSISTENTLY 

HELPFUL IN KEEPING EMBASSY INFORMED OF DEVELOPMENTS IN CONNECTION 

WITH LAGUNA VERDE. HE WAS MUCH MORE SANGINE AND CHEERFUL 

THIS TIME THAN HE HAS BEEN FOR MONTHS. 

IT LOOKS. FINALLY, LIKE THINGS ARE BEGINNING TO SHAPE 
UP AND. HOPEFULLY. TO MOVE. TIME WILL TELL. 

JOVA 
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